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Message Text 


UNCLASSIFIED 

PAGE 01 VIENNA 08033 181528Z 
61 

ACTION FBO-08 

INFO OCT-01 EUR-06 ISO-OO A-01 /016W 

058028 

R 181351Z SEP 74 
FM AMEMBASSY VIENNA 
TO SECSTATE WASHDC 3770 

UNCLAS VIENNA 8033 

FOR FBO/BALLARD FROM ZIMMERMAN 

E.O. 11652: N/A 
TAGS: ABLD, AU 

SUBJECT: FACADE RENOVATION OF CHANCERY - XX01206 

1. AS FRONT FACADE OF CHANCERY BUILDING AND TWO ANNEXES 
WERE LAST REFURBISHED SUMMER 1967 AND ARE SHOWING SIGNS OF 
WEAR AND DETERIORATION, BAUMEISTER BURIAN HAS SUGGESTED 
FBO MIGHT CONSIDER DOING FRONT OF CHANCERY AND ANNEXES 
WHILE THEIR EQUIPMENT IS STILL ON THE JOB, AT CONSIDERABLE 
SAVINGS TO USG. BURIAN THINKS IF HE WAS GIVEN OK TO PRO- 
CEED, HE COULD FINISH ENTIRE CHANCERY BEFORE COLD WEATHER 
SETS IN. 

2. FOLLOWING ARE ESTIMATES FOR WORK TO BE PERFORMED: 

A. FIRM BURIAN $41,438.72 

SCAFFORLDING AMD MASONRY 

B. FIRM SCHILLINGER - TINSMITH 4,433.37 

C. FIRM ANREITER - STONEMASON 1,400.04 

D. FIRM BRUNNER - PAINTING 10,000.00 

E. FIRM ASSANIERUNG - STONE CLEANING 955.41 

F. FIRM VIET - CARPENTRY AND GLAZING 10,200.00 
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TOTAL $68,427.54 
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3. ABOVE CONSISTS OF ALL NECESSARY WORK TO FINISH 
FACADE ON BOTH CHANCERY AND TWO ANNEXES. STRONGLY RECOM 
MEND DEPT AUTHORIZE THIS ADDITIONAL WORK AND FUNDS IN 
AMOUNT OF DOLS 70,000 ASAP. CONTRACTOR MUST HAVE OUR 
DECISION BY OCT 1. WILL SEND BREAKDOWN OF ESTIMATES IF 
REQUIRED BY FBO. HUMES 


UNCLASSIFIED 
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